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TT / TL fl 27 July 1954 


TO: Mr Harland J, Corson, Director, USADM 


ns UNITED STATES OF AMERIC/* ; 
Ss . _ 


FROM: Jeannette E, Potter,Chief Nurse, Division Health and Sanitation 


SUBJECT: Final Monthly Report, Division Health and Sanitation, July 1954 


Malaria Program: 


On July 11 the Ministry of Health advised Dr Butler that the 
program at Wadi Khulais was being discontinued at once and USAOM 
participation in the Malaria Control program at an end. All USAOM 
supplies and equipment have been brought back to Jidda, 


danitary Engineering: 


The Suarantine Station Agrecusnt between SAG Ministry of Health 
and USAOM terminated on June 29, 1954 and was not renewed, The Sanitary 
Engineer has nade periodic unofficial visits to the Station since all of 
USAOM equipment had not been installed, ‘lo date the Autoclaves, which 
arrived in Jidda on July 5th, have not been cleared by the Ministry of Health 
although they have had the bills of lading since July /th and the "Haj" is 
only two weeks away, The building has been ready for some time to receive 
this equipment. 


Public Health Nursing: 


Active parbicipation in the program at the Mabernal and Child Health 
Genter ceased with the termination of the U5a0M program, Periodic unofficial 
visits have been made to the Center, A second nurse-uidwife joined the 
staff on duly 5th, thus providing sufficient persounel to care tor the 
present case load. The Venter is operaling more as a general out-pabient 
Clinic than as a Maternal and Child Health Center and T believe will 
continue this program, The adwitistrative problews appear to rewaln the 
game, no runnine waler,no Lights, no recov forms, ete. 
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25 July 1954 


TOs: Mr Harland J, Corson, Director, USAVH 
FROM: Jeannette HW, Polter,Chief Nurse, Division Health & Sanitation, 


SUBJECT: Monthly Report Nursing July 1954, 


The termination of the USAOK program in Saudi Arabia Limited my 
active participation in work of the Maternel and Child tlealth Center to 
a few weeks. When the Center opened on June 19th there were no records 
available for use in the Center, although sample forss had been given to 
the Ministry of Health many months before for thei approval and printing, 
the latter part of June a new set was transmitted to the Ministry and 
translated into Arabic by Dr Ehsan, [ understand thet these forms have been 
gent to the Printers, Present records conisit of sheets of paper from a 
pad furnished by ine. 


A second nurse-widwite arrived from Mecca ou July 5th to work in the 
Center, For the present time the Doctor and two murse-widwives form an 
adequate staft to care for the present case load. Daily attendance at the 
Venter varies from 5 to 15 persond, TueGenter has never been officially 
opened by the Minister of Health and tas received very Little general 
publicity. To date the staff have not been given any Weans of bratisportation 
to get about and make howe vistts, Up to the present time it has been 
operated more asa general clinic than as a Maternal and Child Welftave Venter, 
| believe the Ministry of Health has dustructed the start that in the 
tubure only lxpectant Mothers and well Children are to be secn at the 
Genter, ALL other cases are bo be senl bo bhe General tlospibal for care, 


the Genber continues to operate with a iludain of equipment as the 
bulh of the USAOM equipment las nol aveived as yeb, | belleve there is some 
due to arrive by ship the end of duly ov the Pleat days of August, The 
Ministry has dene nobliing bo provide vinings waber oe Lights for the Center, 
boli of which are cecbainly much needed, Arvangewents should also be tade 
With bhe laboratory at the General Hospital to cxamine the blood samples 
frou provabal cases, Suice bhis tis wal bes done ue Wasoeriiais have been 
bake al the Ceaber bo dabe, Therefore preaatal care camel be considered 
vouplebss tb is bo be hoped that the Conber wilh got tule betler operablon 
when Ib reopens aber bhe tlaj. the services ave cerbatuly useded, 
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July 24, 1954 


MEMORANDUM 


Ts Miss Jeanette B, potter 
Chief Public Haalth Nurse, USAOM 


FROM: Rolf Tt, Skeindg 
Santtary Bagingsr , USAOM 


SURIECT: Monthly Report, July, 1954 


The Quarantine Station agreeuent between the SAG Ministey of 
Hoalte and the USAGM wag brought to a closa on June 29, 1954, tn 
a letter to Dr, Rashad Pgroun, Minister of tealth, Me, Corson stated 
that 1t was dupossible under the presett circumstances to exbead the 
one year a-greanent, which ended on the above mantlonsd date, { am 
thevetove officilally relieved of wy assignment to the Ministry of 
Hoalth and of wy duties to install the USAOM-supplied disinfection 
aylpaeat, Due to the tgct that the auboclaves and several other 
items have dot yeb beer gleared through customs and beaasporbed to 
the Quarantine Station, however, Mr, Corson has sugyested that as a 
sourvesy gestuce to the Minisbey of Health { remain on the project 
in aa unofrictal manuer yattl reassigned to auother post, 


the two USAOM-stppi (ed steam boliges have best delivered to the 
Quara ubtus Station aul iastalled, Other accomplistmeuts ab the 
Station ductuy the woath {nelude the cowpletion of the salt water 
elevated tank aud wodeeyrouad vassrvotr, connectlou of the Crest 
water distributtou system to the Jilda municipal supply theough the 
now vouplote 3.5 Kilometers of six inet pipe, furaishing af the 
hospital aml sows Living houses with aqulpmut, aut bitin of Uo 
laboratory butlidtug. 
Vhe Cour ato (Maas dQd two sbeel veservolvs arrived at Jhida 
wii July 9, W954. Un Naly i, the bis of fading covertue’ this 
wil panoal wees vtntursed to the Ministery of Heallt: aml bucued over be 
He, Sadek Husdelid, Diegobor of the USMOM tiatson Ofties, whe ta burn 
delivered thew bo the Mintsbey of Uealth. ‘fo date these thems tava 
wot bao moved OFC baa dock by the Mlatstey of teatbh, ‘vita appours 
bo tndlecto tte Uhoy te thaw LW de veel huiry i lidtall Luis 
se petyuiant in bine for the « wing Haj, Th bas beat rapurtil that 
Klug Saat well lalloaty the Guatantiie Sblabton ab ties wad ot july y 
vitoh catsoa bho ytesttoa oi Wiublioe ae wok the Miatsley at ihoa Oty 
agbually wattia bhe UGaOg y pidjweil at the sity toe the dedieat bun 
vorutiatn led. Tho UsAGH goad ake aa ideal soay for tha Cabrioatiet 
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that tha Quarantine Station is not ready this year dua to lack of promised 
ayuioment, 


With tae Haj but two weeks away, Pilgrims are now beginning to 
arrive ab Jidda in large wmbers, No Pilgrins have been pub through 
the Quarantine station thus far, and it is quite clear that dua to the 
lack of facitities and personnel the Station will not be used exevoti 
for energeucles this season, 





Sitice tt appears inevitable that the UsAOH will closa down da 
Jidda within the aaxt few weeks, plans are being mada for daparture 
from Gawli Arabia, ‘The U.S, Public Health Service has indicated that 
t way be transferred soon to another post, watch may be eitaer 
Voatlaad or Tran. 


dune 28, 1954 
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Averican Embassy 
dda, Saudi Arable 
47, 19% 


10; Mr. Hayland J, Corson, Director 
USA Operations Mission to Saudt grabla 


FROM: ios Aen : 


SUBIRG?:; Monthly Report. - June 195), 


4 temporary camp site was sufficiently completed in Wadi Khulale 
in order that our work may proceed through the first part of the summer, 
The Country Director asslyned to the Health and Sanitation Division the 
Wwatler previously used at Khulais by the Agricultwe Department, Suf- 
fotent supplies, which had been on U.S, local requisition, were obtained 
this month, 


The mosquito larvae collection stations established in Wadi Khuleds 
were revieited ad checked for mosquito larvae, The anophelene mosquito 
larvae were found to be very low in number; all stations were either vold 
af water or were negative for anophelene mosquito larvae after $0 or 100 
dips, except for one station which had only two (first stage), mepaiene 
larvae per 50 dips, The mosquito larvae collection stations will be 
continually examined so that the best time for DD! spraying oan be 
de Lerudned, 


Dr, Awad (8.4.0, Mindetay of Wealth) and I reviewed Me List of 
equipment for the Vacoine Laboratozy on Mon ey 21, 195k, It was 
mally dele hah ie suds gi ary ee sat haat is for 
gone of the % he had Meted, He was tg revieit our offices on 
Saturday, June 2, 195L, but failed to keep his qppodntnent, 
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LLY June 24, 2954 


10 RAN 


TOs iiss Jeannette i, Potter 
Chief Public Health Nurse, USAOM 


ERY Rolf Y, Skrinde 


Sanitary “insimeer, USAQ! 


SUBIEOTs sontaly Report, dunce, 1954 


Wot7 + te Rt ‘ 
POLL 


wig 16 the stubua of aldpments of 
disinfeetion conimsent: 
1) Boilers and accessories ~ Arrived May 30, 1954, aboard the Steel 
Recorder. Cleared through customs by the Americar. Fnbessy. 
Mral clearance papers presented to the Ministry of Health 
through Sadek Iugsseini, with a Provisional Receipt signed by 
Nr, Husseint on behalf of the Ministry of Health, Final papers 
state clesrance subject to Ministry of Health's payment of 
dock and customs charges. 

2) ans - Arrived June 6, 1954, aboard the 83 Excelsior. Bills of 
jading endorsed to the liinistry of Health and presented through 
Sadek Husgeini upon the signing of a Provisional Receipt by 
Mr, usselni on behalf of the Ministry of Health. This equipment 
now bein cleared throngh castons by the Ministry of Health. 

3) Autoclaves ~ Scheduled to arcive July 4, 1954, aboard the Flying 
Independance, 

4) Water softener ~ Order placed two months ago, No information 
fron WAM revarding Procureancnt Request, 


Quarantine Station 


With the 19¢4 Haj rapidly approaching, preparations at the New 
Quarantine Station have Increased to a fever pitch, Work at tines 
has been carried on in two shlits, with erews of coolies laboring 
through the night by gas lantern or Ray City generator lights. Within 
another month it is avticipated thet the Station will be completely 
ready to accomodate any enervency epidemic during the Pilvrinage. 


The netuork of galt water piping is completed, with connections 
being made to the water closets of all the buildings, The new salt 
water tank (elevated) is 80 per cent complete, and the underground 
storage tunk is nearly finished, The six-inch transite pipe leading 
from the Jidda municipal supply is completed up to the Quarantine Station 
fence, and it remains now for COVRNCO to make connection to the Quarantine 
Station distribution system, 


l 
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COVENCO has completed the new morgue, which was built outside 
the main Station compound, A fence around this building, along with 
the installation of a refrigerating system, is still to be done, 





 YENCO has completed several kilometers of blacktop paving 
within the Station compound. It is anticipated that during the coming 
month the road from Jidda to the Quarantine Station will he graded and 
improved. 


The old morgue, which was converted to a boiler building, is now 
ready for the installation of the USA0M-suvplied boilers. Alterations 
have been made in the main Disinfection Building in preparation for the 
autoclaves. Opeinings in the valls were conscructed, into which the 
autoclaves will be placed, Various counters and partitions have been bullt 
at my request. 


Tt is hopefully anticipated that the USACM-supplied equipment now 
in Jidda will be delivered to the Station within a fev days, so that 
installation can berin, 


As yet there is no electric power at the Station. ‘lowever, plans 
are now coapleted for the construction of a new power station on the 
North side of the Station, outside the main compound, ‘The 500 Ky 
generator supposedly ordered from Germany has not arrived, but 1% is 
believed that temporary facilities will be mado available for this sumer. 


Dy, Yousef Shaker Shoukri has arrived from Hgypt to take over as 
Chief Racberiologist at the Quarantine Station Laboratory, Hs has 
sutmitted a number of plans for inproving and altering the building 
for his own use, wiict have been fully approved by the Ministry of 
Health, and a vork order has been subaitted to GOVENCO to do this work 
inmedintely, These plans differ from those submitted by Drs. Pierre and 
Butler several months ago. 
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iL dune 26, 1954 


TO: Mr Harland J, Corson, Director, USAOM 
Nurse, USAOM.Div Health & Sanitation 7 of. 


AAs: Fiat Bsn BIRT mene teas 
SUBJECT: Monthly Report, HOT Prograili, dune 195h. 





raOM: Jeamette E. Potter, Ci 
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with Dr S Shuzian on dune 
[ met Dr & ag Ped. 
as pis sician the 







Oa June 17th we 1 
1ounced that the Cen 
it the Center daily since 

date. I now been informed 
opening of the Cente: has becn m 





pen on dune 194! 











The graduate nures-iidwife arrived from Mecca on June 21st and 
is living at the Center. She has worked in the Centers in lgypt and 
seems thoroughly familiar h the program of such a Center. 

















There are still. many ac rative details 
out before the Center 1 will function well, To date the ?} 
not supplied record forms of any kind. The 
for the Doctor or Midwife, And many othex 
still problems, It is to be hoved tha 
equipment has been shippe 
needed owe 






WGA OPERAPIONG HISSKOH DP) SAUNT ARAYTA 
Avepiean embassy « didda 


Hay 2h, 195k 


HRN RAUEUY: 
iOr ~~ ivector of freventive ‘ipdtaine 


Hinkeley of Reality, didda 


Fa d, plas iavtler,y helaplologtet 
Health and Sanitation fiwision, RACE 


SYAIEGT: Report of work far Period ef April 25, 19th, Ubroogh May 22, 
195ky Review of previous Surk done ond iture tentative 
werk fohectule 


rogress. 


Sinee 4% had been agrest that the base cane for all ef the Set) and 
A paraonned working in the rutal developmant project would have thely 
thalala base case at ell Nog S, we dn Health have been working out a 
iexmorary caap alia until 4 deelaion is reached aa to the omershin of 
Lhe Land avound Weil Noe 4, Gur tentative achedule for seraving the lensed 
io Nimlals with 200 for malaria is for September od 1 ds neeossary to 
orepare the cane enffleiently in orcer that all of our tine say be scent 
in aatual work with Little attention siven to Leine needs, 





Because our presenes in Khulale revtesenia Une Aaft Ministry of Health, 
it was deemed advieable to have the samp cleai, orecentable ond Ainewlone 
ing effielently an poesible ie demonstrate to the people of cbulais the 
ability of the? Hhaatiey of Health and i gaia the respect of the pomlation, 


‘the temporary carp alte vas cleaned and levelled with ihe we of hand 
toolg, Some of the tente have been moved and placed dn an arderhy mmmney 
and obhepa will be array get thie coming week, A 7 ev ob wooden packing 
crates wore ovlalned tn Jidsa, clemantied and the beards sade inte Moore 
for some of tie tents. A large table was constructed for the yashing of 
dishes aff of the ground, A cook tent vas apected ond exp ipped vith 6 
large windeghialided cogicing tatile. Seny truckloads of reek Have bean 
nanled dow fran Ure weptalne am aro cow arranced arauyl the qu te 
cesdgnate Lis hourmleriess chess soeke wil) be sprared vlth whiteswesh 
Lines 


A vaqiisiiion has been eubaitied far aufMeient pine an? water tanks 
ve gunply the gem: with water fron che wll to elininaie dhe tine peg Lred 
in handing water, thie will be important 4 in ihe eviml the permanenk eam 
ig not ready in idme for sepaying md sining 


















Youset Chaszawi, ay interpreter; Mohamad Subabl, from ihe Aludetry of 
Healthy lassen Jableen, the cook, aid Sayed lin Ldahy dylver from the ldalson 
Offiea, are to be complimented on tielx work end efforta inasauch as most of 
the above werk was accomplished daring thelr observance of Kamadans 


T plan w requisition a auall eleeiric Light generator which 1 hope may 
be obtained legally. Thig will not only provide Light for the eam but, with 
ihe approval of the Ministry of Nealth, the ahowing of a rotten ploture in 
Arable of malarla control by the apraying of houses, ‘the Suire and their 
repragentaiives will. be given the five showing in order thal they may tell 
thely people of subsequent showings. It seems plausible thet we could reo 
coive more cooperation frou the poople if this aotien pleture could be shown 
at least four tiews coring fely or fuguet before spraying ay houses, 


flevlew of Progress to Date: 


1, Preliminary survey of health eoxidtions at itulaie, A ruport of this 
survey ond the needs of T'ealth and Sanitation work dn Wadi chulale was 
forwarded to the Ministry of Health on March 17, 195), 


@e Gdecussions with the “ureter of “roventive voticine eoneerning dhe 
best plan of work to ba followed da order io accomplish the goal of 
the Ministry. 


Je Praparation of Plan of work for the furl Comunity Develapaant fro 
Jock, oo; Plen was cubaltied to the Sinistry of Health on Mavch 
Li, 195 * 


he Preparations and requisitions made for the wecespary Laboratory aquipe 
want needed to accomplish the above work. Hequisitions have been 
prepared and sobaltied turough Washington for she purchase of this 
equipaest in the aummt of 25,000.00, 


Tenteablve York Schedule; 
mR > AOR ERIE NES DRA ID ' SM ACAI IGE EE 


1. Preparation of vbe base cap in Kivluig during hamadan, See text of 
Progrose. 


2 Obtaining fran the iinistsy of Health stores or U0, local requisitions, 
the supplies and equipment necessary to prepsré above came Sane supe 
plies huve bean obtained glrealy and are nov in ase at the temporary 
aampe Usl, Local requisitions have been suleeltted for purchase bub not 
Yecalved at yel, Nere (WA0% veqaisitione are belng orepared a% this 
theese 


3 Asgumbling, making and cheeking all spraying equipment awh as hand 
soreyers, mixing drums, ot. 





be 


Ts 


Dy 


ai- 


A contimial check will be made on the morq. ite popdlation Im the Wadd, 
as well as visiting the villages and checking the people for malaria. 


Sbbelning offical written auproval from the sinigiay of Heelth for 
the showing to the pnople of hulais, 4 16 oa, sotdon pleiure in Arable 
on nolarial control by house sprayings If such anproval ie given as 
soon as possible: 


& To ovtain file fron the CAD Minlseey oy ceslth or other eourees 
be ‘te obtain 9 16 mm, motion wleture projector and sercen from USADH 

rduestion Mariegien fer the ahoving of y4e fle in Sadi Uhulate, 
te Dee text of Progress for actho’s and pyrnese, 


Viniting all of the villages in the Wedi the last of August and apray~ 
ing only the houses of the tule ant poseibly a few othere av thie Ulu. 
Thig will peralt a prasideal demonstration of how DNT kille eoekroachss 
and other insests in arder that the inires yay relate so vbe people of 
thedy respeative villager, the effecvivensge of (PY, Sonsemeontly, this 
ahowld aid in making the people want to haye their hones sprayed go that 
they will cooperate in preparing tian for sorecing when uy resara for 
the coneral, spraying in September and Ooteber. 


Requisition Laborers to be furnished ty the sinietry of Health by the 
fivet week in September, eo thet they can peeolve a week's ineiruetton 


pale 


on how to ax BOY, G11 the sprayers and spray 9 house properly. 


gecond week in September, ‘these trucks ary for transportation of 
Jaborere an’ spraying equipront. 


deraying all of the houses fn Hadi Kintaty ag goon as pogsihile afber 
the trueke and Laborers are Purnishets 


che vesagaary Laboratory equipment valued ay 25,000 should arrive from 
the WS, br Oetober or before; therefare, uf the Mindetry eas fundsh 
laboratory space in didda, the laboratery will be set up for work. 


gegin a aumvey for bilharsia aid other intestine] parasites as soon as 
antinaleria spraying te over and the Labwatary ie ready for uses 


diiButler:o 
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May 26, 1954 


MGHORANDUH 
TO: Mr Harland J, Corson, Director 


USA Operations Mission to Saudi Arabia 


FROM; Jeamette I, Potter, Chief Hurse HP 
Health and Sanitation Division 


SUBJECT: Monthly Report, Division Health and Sanitation ~ May 1954, 


Malaria Control 


The entire month has been spent in field work at Wadi Khulais. The 
time has been spent in prevarins the field camp site so that it will be in 
readiness before the spray program begins in September, It also aids the 
city-bred Saudi Arabian personel assigned to this program to adjust to 

dessert life so that when the program sets underway they can devote thelr 
time and energy to the orograin instead of constant attention to daily living 
mecessities, Because of tie intense heat and Ramaden the work has not 
proceeded as fast as desired. 





t 
a 


The campsite has been cleaned and set out in anorderly manner, A 
requisition has been placed for sufficient pipe and water tanks to supoly the 
camp with water and eliminate the time required to haul water.. This will 
be most important when the time comes for mixing DDT and the actual spray 
programs begin in September, The supplies and equipment will be obtained 
either from the Ministry of Health stores or by USAGM local requisitions. A 
number of items have been on requisition for soe time bub have not been 
purchased as yet. 












During the next months the spraying equiveent will be assembled, 
repaired and put in readiness for use. Workers will be secured through the 


Ministry of Health in time to train them in soray work. 


A continual check is being kept on the people for Malaria and on 
the mosquito population in the Wadi ithulais villages. The Halariogolist hopes 
to obtain a small electric generator that may be used to show films in 
Arabic on Malaria control and house spraying to the people in the area prior 
to the beginning of the spraying programe It is hoped that this will be an 
aid in securing their cooperation. It will also provide light for the camp. 





It is hoped that the necessary laboratory equipment requisitioned 
through FOA/W sone months ago will arrive before fall so that the laboratory 
can be set up ready for use. Plans are made to begin a survey for Bilharzia 
and other intestinal parasites as soon as the sntimalaria spraying is over. 





Sanitary Engineering 


A concerted effort is being made by the Saudi Government to 
complete all the necessary construction work at the Quarantine Station so 
that it will be ready by July 1954 for the Pilgrims. 


USAOM plans for construction and remodeling of the buildings to 
house the USAOM equipment are being carried out by GOVHNCO, Twenty windows 
have been installed to increase light and ventilation in the Disinfection 
building. Counters have been completed in the reception area and will be 
built in the re-issue area after the installation of the suto-claves, 


The steam boilers will be housed in the milding originally 
intended to be used as the morgue. This building is being enlarged to 
accomodate the boilers. [t is located about two hundred feet from the 
Disinfection building. The Ministry of Health has decided that the morgue 
snould be located outside the Quarantine Station compound and they have 
started a new building. 


The salt water system including piping,storage tank, and a large 
underground tank, is nearing completion, 


The six - inch transite water pipe line from Jidda is about fifty 
percent completed. Work has been slowed up during Ranadan as the laborers 
only work a few hours each day. 


The USAOM Sanitary lngineer spent two weeks in Dhahran conferring 
with ARAMCO Engineers on problems relating to water softening, boiler 
installation and maintenance, steam line installation, fuel and reservoir 
location and the handking of the he:t problem in the suboclave rooms, This 
period of consultation was most helpful and afforded many new approaches to 
these problems, 


It is expected that all USAOM equipment for the Quarantine Station 
will arrive in Jidda by June 15, 1954. 


Public Health Nursing: 

There has been no progress in the development of the Maternal snd 
Child Health progran in over a month, It has been impossible to contact any- 
one in the Jidda office of the Ministry of Health as only the Clerks have 
been on duty here. The Ministry of Health has given no indication us to its 
plans for staffing and opening the Center. 


USAOM has fulfilled its part of the agreement to date and can only 
await the Ministry decisions as to when the Center will begin to function, 
Many of the supplies requisitione by USAOM for the Center have arrived and all 
of them will be here within the next month. 


Other: 


The Saudi. Arabian Government still wishes USAOH to furnish the 
necessary laboratory equipzent for the establishient of a Vaccine Laboratory. 
This laboratory is now to be established here in Jidda and a Project 
Agreement for the securing of the equipment was signed on April 30, 1954 by 
the Minister of Health and the Director of U 
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USA OPERATIONS RISSTON TO SAULT AiAsLA 
WAY 24, 1954 


ebb Obehyls. ' 
103 Kies Jeannette’t. Potter 
Chief Publi Keslt Nuree, USAG 


Sk, 
a at om USAOM 
SUBJECT: peony heport, hay, 1954 


1 oat deel of effort hes been expended at the new 
Jidda Querentine Rag ee during the pest month in order thet 
it tay be resdy to accommodate the 1954 Pilprins. An earnest 
effort is finally being made to complete #11 the necessary 
conetruction work by early duly. 


Ny, plans for the construction and remodeling of buildings 
necessary for housing the USAQiesupplied equipment have been 
G@iecvesed in detell with the Goverico engineers, end excellent ~ —* 
cooperetion hee been received from them to dete. They have 
now completed the inetelletion of twenty windows, where I had 
requested them to be installed to increase the light and vene 
tilation in the Disinfection Building. UCounters separating 
the Undressing hoome from the heception Arees heave also been 
built. Other counters (parti tions) separating the Dressing 
fooms from the Keeigeve Areas will be built following the 
installation of the autoclaves, since these items will be 
moved into the eutoclave rooms through the beck door of the 
building. 


The steam boilere are finally going to be housed in the 
morgue directly beyond the laundry building end about two 
hundred feet from the Disinfection Building, The binistry 
of Health has dedided that the morgue should be outabde the 
main Quarantine Station compound, and therefore they have 
ntarted a new building, which 1s located weet of the Isolation | 
Vages. The old morgue is now being enlarged in size end ree 
constructed to accommodate the two USAO! supplied bollere end 
also bollere for the laundrg. 


A salt water piping network 1s nearly completed. A salt 
water elevated storage tank is ebout twenty per cent pompleted, 
and the excavetion for a lerge underground tenk ie nearly 
finished. Theee two tanks are being built outaide the Quare 
antine Stetion compound near the salt water well, which is 
located a few feet southeast of the main compound. 
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elite pipe water line from Jldda to the 
ie about fifty per cent completed. The 
glow recently, since the leborers work 
in the mornings during thie month of femedhan, 


t the paet two weeks in Dhahran conferring 
nglneerg on verloug engineering problems releting 
oftening, boller inetalletion and saintensnce 

steam line installation, fuel and water reservoir location, 

in the autoclave rooge. The diecuesions 











boilers, Howevet, the addition of chemicele and use of distilled 
é with ANAMCO, In Dhahran I also purchased 


r Tor the UBAGM, 


4 tale 


fron FO\/Washington states thet all the 
Quarantine 


jation equipment will arrive in Jidde by June 15, 





USA OPHRUATIONS MISSEGR TO SAUDT ARABIA 
Anericen fubasay ~ Jiddg 





May Qh, 195) 
MELCRANDUN P 


(a Mir, darland J. Corson, Director 
USA Operations Miesion te Sandi Arabia 


FROM: Je Wiles butler, Malariclogist— 
Health and Sanitation Divislon 


SUBJLC: Monthy Progreas Teport - May, 1951, 


Thig entire month sae been spent In fleld work at Wadi Mhvlale, 


Hovause of the intense heal aud Tlamadan, the preparation of estab 
lishing 4 sufflelent temporary camp has not procecded as fast as desired, 
thie caup showld be made before spraylngs are started, in order that the 
oityebred Gaudi Arabian persowiel assiined to ne may adjust to desert 
life; conpogiently, their avallable time and energy gan be spent on our 
wrk schedule histead of conatait abtentlon to daily Living necessities. 


the following is a delailed report of work progress and a tentative 
work schedule which has been subaitied to the SAG Ministry of Health: 


Hrogrens.: 


fines it hed been agreed that the bage cam for ali of the GAG and 
PA personel working in the ruval developuent project would have their 
Uhulais base cam at Well Noe 5, we dn iiealih have boon working out a 
tamorary carp site will a decision is reached as to the amerslidp of 
the Land around Well No. 5, Gur ventaiive schedule for spraying the 
houses in Kiwlaig wiih DDG for malaria is for September and it ig neces. 
sary to prepare the carp suffielentiy in order that el] of our time may 
be spent du ectual work with livile avienvion given io Living needs, 


Because ow presence In Khulais represents Ube SAG dinistry ol Health, 
ii was deemed advisalle lo have the camp clean, presentable and funed) on 
ing efficiently as posible to demonstrate io the people of jlulaly Wie 
ability of the Hinkalry of healih and vo gala the respest of vie popula 
tioriy 


the temporary camp site was cleaned and levelled w th the use of 
hanc tools, Sore of the tenty lave been moved ad placed Le an orderly 
manner and othere wlll be arranged this caning ween, A few old wooden 
packing erates were oblained in dicuay, Jiawentled and the boards inade 


into floors for sone of the tents. A large table was construaled for 
the washing of dishes off of ihe ground. A cook tent wes erected and 
equipped with a large windeshielded cooking table. Nany truckloads of 
rovk have been hauled down from the mountains and are now arranged 
around the camp to desimate its boundaries; these rocky will, be aprayed 
with whiteewash Lime, 


A requisition has been subnitted for sufficient pipe and water tanks 
to aupply the camp with water from the well to eliminate the time required 
in handing water. ‘his will be important in the event the permanent can 
is uob ready in time for sprayine and mixing DM, 


Youse? Ghazaawl, my interpreter; Mohamed Subahi, from the Nintetry 
of Healthy Hassan Jabieen, the eeok, and Sayed iin Edah, driver {rom the 
Liaison O£fLee, are to be complimented on their work sad eflorty inas~ 
mach ag most of lne above work was accomplished during thelr observance 
ov lamadan. 


T plan bo requisition a small electric Light generator which T hope 
may be obtained locally. ‘hie will not only provide light for the camp 
int, with the approval of the Ministry of ealth, the showing of a motion 
picture in Arabie of malaria eontrol by the spraying of houses, ‘The Pure 
and theiy renreseniatives will be civen the frat showin in order that 
they may tell thedr people of subsequent showings, 1% seem piaueible 
ihat we could receive more cooperation from the seople if thin motion 
pielutte gould be show ab least four tives durin duly oy August before 
sorayiiy any houses. 


Ruview ot Pragrese two Naver 


L, Preliminary survey of health conditions at kholate, 4 report of thig 
survey and the needs of Healtn ana Sanitation work da Wott Shulais 
was Yorwarded to the Ministry of Health on March 17, LObl, 


¢, Diseussions with the Dircelor of Preventive Medicine concerning the 
best plan et work to be followed in order ta acsom dt i coals of 
ihe Hivielyy. 


3, Preparation of Plan of Work for ihe itural Comeuntiy Oevelopasnt pro~ 
ject, khulata. Plan was siluatited ty the Sinistrs of Vealth on 
Hareh 17, 19h, 


\. Heeparationes aid requisitions mace for tie necessary laboratory 
eguipwent needed to ancompliah the above work. feqdsilloas hive 
beeli prepared ail subaibbed through dabhingbou for Ue purchase ol 
tila equlawent in the anomi of 5,000.00, 
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10: Mr Harland J, Corson, Mlrector, USAOM 


FROM: Jeannette B, F, Nlef Nurse ,Divy flealth & Sanitation,t ~ 
SUBJECT: Monthly Report, Moll Progran, May 1954 
~~ > 



















There has been ableehutely no progress in the development of the 
Maternal and Child Health Program in over a month now, It has been 
ssible to contact any responsible person in the Ministry to 
determine their plans for opening the Center, Dr KutshutJe, the 
Secretary General spends practically all of his time in Mecca, When 
he does come to Jidda he is unavailable for consultation on the 
program, Only the clerks have been on duty in the Ministry, 


Mr Husseini, Liason Officer, has attempted to confer with the 
Ministry on the program, but has had no definite answers us to the 
Ministry's plans reg the Genter, One wonders if they are truly 
interested in the development of this program at this time, 


USAOM has more than carried out its part of the Project 
Tt is now entirely up to the Ministry of Health as to when they will 
staff and open the Center, Some of the USAOM supplies are here and have 
been inventoried and are ready to be transported to the Center when it 
ig ready to open, 


April 25, 1954 


TO: Mr Harland J, Sorson, Director, USAOM 
FROM Joamette B, over, Chief turse, Div, liealth & Sanitatdon, UAH 
Subjects Monthly Report, Div, Health and Sanitation, USAOM, Apri 198k. 


a letier from \nister dated February 6, 1954, 
danttablon, 
There hae been ccettonsie. 26 ryory faring 
past wana ent 


ne on ahi ee ra aa 
WS Sadte ven co th field tate 


cd sien of Vy} 1 ea 
we have pryeeies 

boilers she banks when arrive the fasted ‘on 

ved that the bollers will arrive in Jidda about Apri) 

6 been received on the rest of the USAOM equipment, 

of the 


tintetry of Wealth Wwilo “e purchased eq) 
for the dospibale at aa pp ro xdima | suet 8 


have es finee the tine has wade a 
ey tion of 2,050,000 riyale to the Quarantine ven Ay for 

nd 10 date approsiuately 2,300,000 have been apent by the 

J 


BiAcdy the Jidda cater Bind " van te 
at the 
een aa net Sark Ra 





al tr ttelate rs. ie 
| 9 itil fl fie 
: + Pes Ht fe: 3 er 
2 at i ste ig’ §; He 
i jz? se3;4 bagi] 2: 3 = 
. 33 3g25 astgi! = 33 He 
; ee a a: Gf Ee: 
3 ze md = yia2zt ed | 332 83 2 2 
3 i532) i283! ai, ity 33 238 | 
: ea: 33 THE 32 24: 32 Lie 
He TE He sala! is Ba 
i He siz a: sit! gg 3 Fis 
o=3 123323432653 iz ik $323 ) 
: th Eiisagidiaie 5 : - “Hi: 
i 1 F iz] 3332235 é = 





i 


UNITED STATES OF AMERICA 
FEOHNIEE: CBGHERIM HOH: AOMHNIS HHA HON 
USA OPERATIONS a TO SAUDI ARABIA 
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april 2h, 1954 


T0: Mr, Harland J, Corson, Director 
USA Operations mission to Saudi Arable 


FROM; J, Miles Butler, Malariologist 
Health and Sanitation Division 


SUBJECT; Monthly keport - April 1954 


In a conference with vr, Shuman, 1 was informed thet the 
Ministry approves, in principle, the over-all plan of work 
in Health for wad Khuleis; however, there 1s some question 
within their own ministry as to how it will be financial) 
handled, I have been asked by Dr, Shuman to carry on wit 
the work in Khulais until they oan reach an internal agree- 
oat and officially approve the work plan and its expendi- 

ures, 


Dr, Shuman has continued to furnish 5.4.0, personnel and 
equipment assigned to the work in Khulais 


A number of conferences have been held with br, Shuman 
this month on the proposed immunization project, The program 
officer, Mr, Hazelton, has prepared a draft (agereement for 
a cooperative immunization project) which has been areres 
by w’, Corson, translated into arabic and forwarded to the 
dAed, Ministry of Health for their consiaeration end suggestions, 
Tn substance, this draft contained the proposals set torth in 
‘ letter to the Minister,dated February 6, 1954, from Mr, 
orson, 


Dr, Shuman left for Geneva on April 19th; however, i, 
had a sang gonference with him on April 16th, gt whioh time 
we agreed on a plan of gotion to be followed unt 1 8 
Gai ent day Mt AR 
@ a e 
ae of fealeh tieateh fe Kushutje, 
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10; Mies Jeannette £, Potter, Chief Nurse 
Division of Health and Sanitation, USAOM 


PRM: Rolf T, Skrinde, Sanitary Engineer 
Division of Health and Sanitation, (SACM 


SURTEON Monthly Report, March, 1954 through April 22, 1954 


There has been considerable activity at the Quarantine Station 
during the past month, although very little has been accomplished 
on the Quarantine Station Agreement Project specifically, 


Tt may be recalled fron the report of March, 1954, that there 
vas an urgent ore for my return from Giszan by plane to direct 
construction work at the Quarantine Station, I have been in Jidda 
approximately one month now since the Cizan journey, and to date there 
has been not one single item of work done on the Disinfection Building 
other than about one day's work done while I was away, 4 number of 
contacts have been made with the COVENCO engineers, however, and we 
have planned together all the details of the installation of the 
autoolaves, boilers, fans, and storage tanks, Theywe therefore fully 
informed as to the nature of the work to be done on the Disinfeotion 
Building, 


Daily visits to Dr, tashem's office and repeated prodding have 
not resulted in any a:parent rush on his part to see that the Station 
te prepared for the coming Maj, 


Dr, Sqdek, the WHO Quarentine Advisor, seems to have 4 
gomplete ploture of the situation at the Quarantine ration a 
hia opinion it te impossible to have the Station in Ry n for 
goming Maj, The month of fasting begina on May 2, {t 1a underatood 
that work slows down considerably during this tine, This wil) not affeat 
the Diginfeotion Building, since it is fuposstble to slow dom fyam @ 
standatill, 


Notification hae been received that the boilers will arrive 
“te 


Jidda on approxdnately April 90, 1954, 4 cable to Wa io 
tn rt a rie ip th dates of the ay of 


) | be legk of Seria! te ioe on allgiag, 
on 1 Pasha, Bast \ 
wa te chs 
| ‘Nailed hay 
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spent approxinately 2,304,000 riyals from this total allocation, 


Approximatley seventy five packing cases of hospital equipment 
wg delivered to the Quarantine Station, They have not aa yet been 
wipe . 


S40 has ordere’ Sh, Osman Ba Oanan of the Jidda Water t to 
construct a water pineline from the water main at the King's Palace to 
the Quarantine Station, The construction of this line is now in 

ogress, The original request for a four-inch line was pe yb x. 
th an tere Nea hydraulies engineer and ayself in pr 
the Ministry of Health, It is now Ak, that the che vill alx 
inches in dlaneter, wich would of course be much more desirable, 


Tt was decided to drill a salt water well at the Station for the 


yee of flushing the sewers and perhaps serving as ater, “his 
8 be bp rtd and hy wh Ny yeast he Ne waa the / 
capacity ump used for test, water 18 no . 
at the present tines but the salt content will pe Ra. | 
constant pumping, . 
The Quarantine Station 4a still without Seats Rte | 
QOVENCO hag not been inatructed to proceed with t bulld ing ria | 


power station, The present status of the power attustdon fa vibes 
Complex, S40 has confiscated two electric seneraters which we 
puta gel for the Qooa Gols plant, Thelr combined wey, " 
72 WM, COVEN® engineera egtluate that the requirenents 
approxdnately 1,000 KW, however, and therefore the retwa a these 
parte to their’ ownere 1a belng considered, kor several 
ape bidding for the contract to pel fe 
ie. eglatons ois bean reached as 1}, 9 we ¥ era ae 
i feta the Me generators to Odea 
be shipped from Cernany A.A .. to thres mon 
. ( install the two sual) plants aow and add the othep two 
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April 22, 1954 


10: Mr H, J, Corson, “rector, USAOM 
PROM: Jeannette & Potter, “nie? Nurse,Div, Health & Sanitation, USAOM 
Subject: Monthly Report Maternal & Child Health Program, April 1954 














LA the problem of personne), On April Ll, 1954 4 request 
have the nurses sent over from Mecca, At that 
would be here in 2-3 days, They have not arri 
mi The Yootor from Bgypt has d her contract and ig ready to come to 
idle, but is awaiting her visa whlch has not been granted a8 Yet As 9000 
ag she receives it ahe will come to Jidda 


We 4 1, awaiting some of the supphies that the Ministry 9 to 


bring from These are @ must before the Center can be gotten 
spe & ab beat will be rather sketohy Wahl) ihe 1. 
the States arrives late in the sumer, 
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arch 23 was a milestone in the progress of the Caternal and 
Mild lisalth program, as on thie dete the keys to the buliding were tumed 
over to the Yireetor of i'reventive sediclne of the inletry of Nealth. Lhey 
are now cleaving the building and getiln: it ready for ag@e oae oguiovant 
wi} be sent fro: the warehouse le iwesa soot. 


only a small oar of tie J. US equipment is available now and 
no word ‘vt been received on the statue of the cain requisition, sent in 
January for procurement. 


‘the staff for the Uenter ave belng recruited by the “Gnistry of 
liwalth with the aid of the wiv rublic le dth Advisor. They will met likely 
some froa igypt and should be available soone [t is honed the within the 
next month the center oan begin functioning. 


other 


ilevieed budget gurws were preps ed for the “Ivlelon of sealth 
and saniteidon for #Y 1955 


Harch 25, 1954 


7 


Tos Mr He J. Yorson, Director, (40a 


a 


From: Jeannette &. votier, Chief 


NursesHenlth and ~suitation “ivision, Uaacit 


Subjects Jonthly ieport, iisternal end Child health ecogram, “aren 195) 


Progress Gas besa siade during slarch on securia; a building for 
the Mate nal and Vhild Health Center, The letter of axendvent was signed 
by the “inistry of Health and UGsOM on March 2, 195), The omer of the 
property waler consideration wag imiediately contac requested to 
prepare ine contract for the lease of the house to the inistry of Healta. 
The inistry of Health has the contract for the house. 





hed ag 


The house was revisited and a nuiwer of muiur widiviols were 
requested, witlci the ower nas now completed in tae house. un vareh 23rd 
tue keys to Lhe house were taken to the “dnistry of dealua and the nouse 
is now being cleaned aud pub in readiness to receive equipment. The vhier 
Kurse Wade wany trips to the houss and to the ower during the month to 
achieve this progress. 


The sinistry has seno authorization tc the “Lectric vomoany and 
the Water coaiany te furnish waese utilities to the house, Temporary facilities 
my have to be used until these city Lines cau be connected. lhe electric 
company seens to be short of transformers at the prevent time, oub the 
owner is keeping In close towch with theit anc urging thew to orlig in the 
lines. 


The eyuipnent that the Ministry was requested to supply will be 
sent from the wareliousc in Hecea soon. 4 box of USAOM equipaent has been 
on the docks for a month now waiting for the Gustoms people to give it 
clearance. We have fad no word as yeb as to the status of the large order 
of equipment thal Usale is supplying. 


The next problem will be personnel, The “inistry has sent a 
contract to a “omun Yootor in kyypt whom tney wish to employ for the 
hatecnal and Ghild Health Venter. They may also contract for sowe lgyptian 
wurses who have had experience working in these centers in Egypt. If some 
stafi is available it way ve possible to open tae Venter sometime next month, 


Assistance was given in preparing tne forms on the latest 
revisioo of the budget to inalude projects both on fachnical ald and 
Keonomle ald for FY 1955 for the Yivision of Health and Sanitation. 
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omy Mp, Horlond J. GOPSOT y Direetor 
USA Operetions Mission to Gwudi arebia 


Pigs de tiles ButLor, nalariologist 
@alth and Senitetion Division 





SPRL; Monthly Revort - March 1954 


Jn eccount of observations made ut vedi Khulais during 
danuary end February, 195k, were reported to the Selhelie 
Hinistry of Public : oul tn in a prelininsry report of the needs 
of Health and Senitetion work in dadi Khulais, ‘This report 
aecompanied an all-over plan of work in Health for Wadi Knulels, 
whieh was prepared sna sont to the Ministry for their spproval. 


The following deta gives the results of biood filus with 
peat to wolaria pe foun dn an examination of 91 
sous oF cll ape proups nty-six persons showed e positive 
“nd Piln vor malaric, or 29 per cent (26057) had malorine 
to saalize the dntensity of malaria in e comeunity, emphasis 
is usually placed on the o-l5 year age group, since this 
proup hes not acauired #8 much tolerenee or immunity eo the 
alder age groups in an endemic area, ‘Whe children seldom or 
never leave thelr places of resicence end, therefore, present 
more scourate wieture of the parogitioe rete, Of the O~]5 
> old group, « total of 2b persons were exesineé and LL 
re found to be positive, or 40 per cent (45,85) hed malaria. 
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This cate of 46 per cent in the 0-15 yeer see preup corresponded 
closely with en esrlier spot cheek whieh J made on uly 28, 1953, 


» Gate, LT exemined 14 persons U«15 years old; 
50 per cent, vere found to be positive. 





ihe mosquito Larvee collection stetiongs established in 
ii Knwleds in January ond Vebrusry were revisited this month 
and chedked for moseulto Lervae, 





Ur. Shumen has spproved end forwarded to the Sinister of 
public Health the Plan of Work end the reconmendstiona sugrested 
dn the Preliminexy heport on tne veods of Health end denitnation 
vork in Wadl Khuleis. 


March 27, 1954 
He ORANDUM 


TOs Miss Jeannette E. Potter, Chief Nurse 
Division of Health and Sanitation 


PuCM: = Rol? T, Skrinde, Sanitary Tagineer 
Division of Health and Sanitation 


SORIECT: Monthly Renort, Harchy 1954 


Aebivity on the Quarantine Station Project increased considerably 
during the nonth of March, S.AeG. at long last issued an order to the 
Engineering and Construction Company (Coveneo) to make the necessary 
additions and alterations to complete the Giation, Work hes been initiated, 
and the total progress to dute haw been the construction of a number of 
holes for windows to allow light and ventilation in the Disinfection 


Building. 





On Maven Ui, a trip was made to the Asiy » Thama cesion in Southwest 
Saudi Arabia, A Uimited survey of this proposed area for Comunity 
Development work was conducted, and the return journey was completed on 
verch 25, The attached report is a brief? account of observations of 
the areas During my absence fron Jiddu the Quarantine Statioa work 
deeeribed ahove took place, The Director of the Cuaramtine Service was 
disturbed thet I could nob be present to supervise the initial vork. 
However, all difftoulties seemed to be resslved in our moobting of March 
abe 












The Yorid dealth Organisation has apoointed a ne wrantine Advisor 
to Jidda, De. A. Hy Sadek. Dre Sadek hac now arrived from Cairo and 
iLL remadn in Jidda until Deceaber, 1954. “rom my single conversation 
with hin, he appears to be very well informed oa the present status of 
the nev Station, He discussed the following diffieulties to be suraounted 
before the Stetion begins operations 
Ll. ‘there is still a controversy regardin: 
agreos that a foureinch line from the sid 
but there is a great deal of opposition fros the ater Gon 
n thet there is not eno yater, A salt water sup ph y is still 
: considered, and » larger storage tank for ‘resh veter Is planned. 
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4. An ise storehouse must be eons truete: 
in Jidda. 


Sa A er ust be developed for removing Pilerins fron infected 
shins ranting Station without daazer of contauination 
to the ee Peon of Jidda. Dr. Sadek prow “os a private jetty 
fron wich barges or lighters may operate to the wransport ships. 






6. A Mrestor of the Station must be appointed, and ine hospitals 
regilive staffing. 










inion thatyin view of the anount of work 
ne pier it vould be very unlikely 


perate in 1954, 





Dr, Sadek ¢ 





paver iben regarding the 
Medina e 


Aviocted is a translation of a nevs 
Quarankine Stations waich wes prioted in 








Nes(522) 21 FeB, 1954 
12 Jemad 81 thend, 1373 


His majesty ‘the Ying oydered the completion ef the new jidda quarantine 
station for the 1954 pilgremages. 








a TR 


fis _pjesty the fing reyel deeren vas isauedts the Minister of 
Health ond the Meister of Mnonmes and Secnewies to couplete all the 
nesessary things for the new querantine in jidda. Tt will thea be ready 
for the pligramege this yeare 


The Heyal erderd was issued te open a credit for the sun of 
859 thousand §.flyals. This medical Institubiea will be the best ene in 


4. 


the Mdddle ‘ast es to fo censtructien, equipment, ond prepartloa akan 


§lge the dnister ef ‘vealth started te finish the adjudecation 
to buy the medicines , rendico , and cquloment for this projectinorder tom 
grepeire these things. This prejret is ora of tivsea prejevte thet the 
somtry yaa dyeaniag about’ since a longs tive ago, and 1% Is realised now 
at this glorious tiue. 
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The base camp for the Health and Sanitation 2 
Khulais was established during the last part of dé and was ready 
for use on Jan.26, 1954, The achual imularia survey began with a fH 
trip extending from Feb7,1954 through Feb. 10, 1954, during which 
was possible to obtain blood films frou some of the inhabitants of 
villages and the Souk (market village), with a total of 57 persons 
permitting bleod films te be taken. On another field trip extend ing from 
Feb, 10 + VW; 35 persons permitted blood films to be taken, giving a total 
of 92 parti ieipants, This is a very large number considering the fact that 
this is the first time anyone has ever gone into this area on a maria 
survey and the reaction of the veonle in general is one of suspicion. 






















It was possible to spot check for mosquito larvae in 12 places 
where there is surface water, and one of the many wells in the Wadi was 
also exainined, Of the three species of anophelene mosquito Jarvae found, 
Anopheles d'thali was most common, Anopheles sergenti the next most common, 
und Anopheles samblae a few. 












few have been read; 
in these, Plasmodium 





All of the bleod films vere stained, but only 
however, two species of malaria par: raaitas have Sane fount 





vivax and P. faleiparun, 





Jr Shuman a asked for a short ort to show the nead 
of a building and facilities in Jidda doing necesaary laboratory work; 
up to the present : my Living room and 


using my own personal 








Ap all-over work plan for the Health and Gandtabion Division under 
the Rural Community Development Froject in tne Wadi Bholais area of saudi 
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USA ISSION TO SAUDI ARABIA 
ARY 25, 1954 
TO; Miss Jeannette B. Potter, Chief Murse 


Division of Health and Sanitation 


Ms Rolf T, Skrinde, Sanitary Engineer 
¥ od 
Division of Health and Sanitation 


SURTECT: Monthly Report, February, 1954, 





The month of February was chiefly a cee of diplomatic maneuver ing 
with the Saudi Arabian Ministry of Health with respect to the Quarentine 
Station Project. However, sane progress was ‘tai 





The report for January, 1954, described Mr, Corson's inspection of 
the Quarantine Station in the compeny of Dr, Hashem, at which time I 
made the sugvestion to Dr. Hashem that we defer shi. — of the USAOK- 
Supplied equioment an took steps to insure 











its use, On February 2, 1954, } j . ore gon wrote to Dr, Shuman and outlined 
in some detail the engineering laPeioutts 26 on which the Sandi Covernment 
had taken no action over the past year, He stated that since it vas quite 
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apparent that the Station could not possibly operate in 1954 5h he 
shipment of the eanip rent, 


lad stopped 












of Health, who contacted 
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I wade three trips to hand Yhulais during the past month, in 
capacities of Sanitary Engineer and Surveyor, An insnection of the 
household wells was made, and i was found that a Sanitary well program 
was badly needed. Dr. Shunan has been informed of the situation and 
he is interested in a project to clean the wells, build protective 
eribbing around thea, and perhaps cover tham anc - tall hand pumps, 
The USAOM contribution is estimated to concist of cenent and the hand 
pumps, while the Saudi Coverament will furnish ah bor and installation 
costs. Discussions are still in the preliminary stoce, however. 
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February 25, 195) 


TO: Miss deannetie #, Potter, Uhief iurse, livision Health & Sanitation 
FROM: d. Miles Butler, Malariologist, Division Health & Sanitation 


SUBJECT: Monthly Revort, February 1954 


Or, Lewie Os dobbing visited this uisvion from Jan.30,1954 to 
Feb.3, 1954, at which time the entire Us404 health program in 5.4.G, 
was reveiwede 


The base camp for the Health and sanivation “ivision in wadi 
Ktulais was esbablished durliny the last part of vanuary aid was re dy 
for use on dan.25, 195). The actual malaria survey began with a field 
trip extending from Veb7,1954 through Veb. 10, 1954, duriny which tine it 
was possible to obtsin blood fuse from soxe of the inhabitants of three 
villages end the Souk (market village), with a total of 457 rersons 
permitting blood filme to be taken, On anotner fleld bri; extending from 
Feb, 10 = 17, 35 persors permitted blood fils lo be Lasen, giving « tobal 
of 92 participants. This is a very large number considering the fact that 
this ts the first time anyone has ever gone into this area on a malaria 
survey and the reaction of the people da geieral is oie of susplelons 














It was possible to spot check for mosquito larvae in 12 places 
where there is surface waler, and one of the many welle in the wadd wae 
also examined, Of the three apecios of anophelené mosquito larvae found, 
Anophelgs d'thalt, wag most common, Anopheles sergenti the next nost commony 





Ali. of the blood films were staincu, bul only a iew have been read; 
however, two species of malaria parasites have becn found in these, Plasmodiuig 
vivax and Ps taleiparum. 


dy chuman has asked for « short preliminary report to show the need 
of a building and facilities in Jidia for doing necessary laboratory work; 
up to the present time, J have been doing this work in my Living room and 
using my own personal equinaent avd supplies. 





An all-over work plan for the Health and sanitation Ulviston under 
the ‘ural Community Developuont “raject in the cadi Miulais area of Saudi 
Arabia is being prepared for submission to the Aintetey of Health and wil 
be added to the aforementioned raquested report of Dr, “human's. 
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TOs 


Miss Jeannette £, Potter, Chief Nurse 
Division of Health and Sanitation 


SUBJLOT: Monthly Report, February, 1954 
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february 25, L954 


TOs Mr il, Yorson, Uleactor, 4iqult 
Yromt Jeannette §, ‘otter, “hte Sursa, deal vad oonltablon Yivielon, UUM 


Subjects Monthly seaport for February 1954. 


The taternal and “alld Health rogram lo hace no progress duclng 
“ebruary. A number of congerciwes have been held wlth Or. Shuwan on tha 
program and a number of bulldings vislbed te deterolae thely suitability 
for use au a Center, cenorts have been syle to the “inietry on those 
found to be suttable, owl we are still avalbios dnistry devision on this 
matters st Jadek tusseini, iiason O'flicer ig aloo Heenlag a check on the 
Projest for me, 


dy Levis aebbing, FuAse staff visited ae the end of Janwary aid 
revelwed our Projects with us, ile also helosd as dratt a loiter of proposal 
for the Lnplenentation of the iwiimbaation ‘rograc aid the subsequent 
eatablishuent of a Vacolae laboratory, This letiar hia ben forwarded bo the 
“intstey for thelr consider tloi, As yet no rend, tins bow received. 





A six wonbhs progress report wis ore outa ab bag request of the 
Veoapan Offtoears 


Une abatf meeting atlbeded ab wiigh Gla uo by el soblneony 
Heal i Peueation venaubbant for dai, cave bo a brief talk on methods 
of approach and on @duwatlonal materials thit lave been found ageful ba 
Hult Avablay 
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In pumary, the status of the Quarantine Station “raject is as 
follows, 
1 ‘the equlpnent fo Fad 0.8, Port Petruary 1, 195h, 
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Ut, Operations iiission 
to Saudi Arabla 
Jidda 


Getober 31, 153 





iM Hr, Ga U, *erguson, Chief 
fealieh and Sanitation Division 


SON Rolf v, Slrinde 


PsdPGrs — Honthly Report ~ detober 19%3 


the status of the New Guarantine Station has changed very iittle during 
Jie past month, ihe isolation gection has continued tw be used for the 
hospitalization of cases of quarantinable diseases, The number of patients 
has steadily declinec, however, and at this time it is rwnored that the Sta- 
tion wlll goon be closed for the year, 


Mr, AkLLL and I have maintained « schedule of daily supervision and 
inspestion of the water and electric light syste at the Stallon. The elec 
ivlo generator was moved to a more suitable location, shere have been no 
‘uether diifieulties worthy of reporting. 


With the aselstance of tir. Akili, 1t was cousible to calculate a cost 
estimate of tie recommended improvements to the Peceptlon and Disinfection 
ithlding, which was suteitted to Myr, Ferguson. 


A drawing of the Hew Quarantine tation, with all information written 
in both :ngligh and Arabic, hag been comleted, Six copies have been sube 
witted to the Ministry of Health, 


\ vielt was made to fr, Dante iraschenelii, sugineex of the New Mecca 
oad Waler Pipeldae. On the basis of his estimate of a pressure of tyenty 
aber al the King's Palace, it ie possible for a two-dneh pipe to deliver 
approximately 15,000 gallons per day ef water vv the Sew Quarantine Station, 

i. Mivau=dueh pips will deliver 40,000 and a vou-inch wlll give 75,000 gallons 
ver day, ft would geen that a threesinch dine would be the minim: sige for 
vovislon of sufficient water to operate the Station properly. 


Viatte to fir, dbdul-fardni 2) Guysein and to ii, O@ian Ha Osman, Mundci- 
st -ngiaeer and Directory of the Waver Department, reapectively, resulted in 
» asad figures ad to (1) the date of completion of the new pipeline, (2) 
iw edblaabed water pressures, (3) the auount of water delivered to Jidda 
st slay, ov {)) the amount of water which the City will allow us to use at 
bo tHeblats 
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UsSe Operations Mission 


to Saudi Arabia 
didda 
, Ootaber Jl, 1953 
MEMORANDUM 
ith Me Gs Wa Forgusca, Chief 


Heelth and Sanitation hivision 
FaOMS J» itiles Butler, Halarhologist | 


“MEIIGL: Monbhiy Report = Getober 1953 
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aycoonyt of ohwervations | at Aafan and 
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the following Ls an 
Khulals which were visited on July 26, information concern» 
ing thie trip will be found in my July } this reoonnaise 
sance tip was made primarily te ascertain ‘sou or oe preliminary health 
and sanitation measures thal ii may be necessary \o instigate in the evert 
this area is selected by the Natural Resources and Agriculture Divisions 
of tals organizabion foe developmert inte a pilot demonsuration, 











Since the iGssien dogs nol have the necessary equipment Lor obtain« 
dig a few blood filme, spleea checks ard Larva and adult mosmiiees for 
dolem ination of Ue exiatence of malaria in “hilais, 7 requested and re« 
eeived the generous cooperation of tra, Shukrd wid Zaher, WO Halaria 
Hamonetivation lean, in waking a quick spot check, ‘rior to this date, 
it has been inposeibbe to present a detailed report on thie sampling 
because tha staining end reading of blood fils baxen and \ne ¢ 20) sc i 
of daba had to be performed during the free idma of the VE porsannel and 
equipment work schodnls, 








het 3 eve view 





Cirtunstances am! time ddd not ellow for nope th , 
af the area, and only a Liaited number of searthes for nosquive Larras 
and adults could be made. 


Asfan Valley (about &7 kn 10. diddal: 
this small villas formed of about 39 huts which are similar to 

those thet exist in iadi Patina in general appeattance and construction, 

axcopt thet these are male of thatched reeds ond nob pai leaves. 









We were able to flit nine huts, all of which were found negailve for 
Anophelines and Gilicines mosquitoes. 


the farms are situated about 7 king south of the village. ‘he water 
supply is obtained from a series of wells from wideh fara aninals drive 


ein boekote 


skin buckets to end fro in order to bring water to the surface, We noted 
that some paln groves appeared aa if they have been suffering from dessica~ 
tien for a dong timee According to local people, shortage of water is duc 
te @ lack of an adequate number of farm animals to drive the wells, On the 
two farms which we vielted, seepage pools were very rare, andonly one ar two 
could be seen adjacant to the wells, vanination of three of these seapaye 
pools and two wells showed absenee of mosquito larvae, 


Flitting was made at two huts only in the direct vicinity of the farns 
where mosquitess could not be faind, Peasants resisted further flitting in 
theiy homes, This is the reuson, as stated in my July monthly report, that 
it may be necessary io visit a village several ilmes to participate dn 
friendly "small talk" with gradual but persistent indoctrination of the tech 

nieal problens at hand, Ovherwise, it is ay observation that any project 
started in any area by this wr would be abandoned limiediately upon 
withdrawal of Misaion supsort, if these peaple did nos give us ravoreble eco 
Opera WLons 


adi, Kiulais (about $2 km. Nei. Jidda): 


the village is similar to the above mentioned, except for the presence 
of some mudebriek hoasese Mlitidng, made in ten rooms and nots, gave noge~ 
live results, 


the farms are situabed about 6 ku, east of the villege. People claimed 
that Were ig only one spring in the area, but we observed that ire walls 
were belne eperated by fare animals. 









We were able to exanine the watn ber digat ot catial ¢ nd connecting divehes 
of this spring anid the seepage pools formed by Leakure igi ‘locked 
irrigation canals, All searches showed absence of condi~ 
tions on Urls form were nearly gintlar te those of 
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Ds dabar, wiO iintomolorist, and I agree that the area should be re- 
visited onetime in the fal. 1 when mosaic j bas Le bauble up 
again and 4 comprehensive survey could be car 
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the following data gives the names of 20 pe 
oe of spleen examinations, and resilte af bloc 
to talapla parasites found. 


No. Name Age Spleen Rese ult of aod Teste 


Merle Bin Abdul, Hafis 12 Lere Ba lebts 
Abdul Moghni Abdul Hafle 10 i MoT ote 
Atallah Bin Shanan iL " Negative 
Mohamed Bin Ahmed 6 " 4 
Hanadan ain Atitallah 12 " is] ets 
Habih | sin ¢ ‘hana 10 it Mel ale +b 
Abdullah Bin Obiad 7 z. MoT si" 
Abdon Bin Atitalleh 7 3 Bei. tr. 
Rbrahin Bin Absed B i Bt. tr, 
Hosaied Bin Seted 1 here Hoxative 
Abdullah Bin Ghnan ky a i 
2 Asis Bin Abdo. Avia 9 H it 
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The onc proof of valaria infection is the dissovery of the parasite 
da the human body; only the discovery of the parasite iu the blood of 


stuer tissues is indisputable pranf of sience of the infecbions 
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f understan! that finally sometiving da goine to be done in ihe rural 
developnait agraciiont; therefore, I have cubaltted s requisition for major 
hecegsary camping equipment and a listing of eqpadomenr’ necessary for Theid 

and laboratory iuvestigstions of ilacla, his eqiipnent, etc,, will te 






























noseseary for malaria work recardisss of the area choserte 
Sines vy personal, a he ieboru’ Wy Reve arrived 
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FOREIGN OPERATIONS ADALVISIRALION 
Jidda, Saudi Arabla 


Bepterber 26, 1953 





an John A, tunaway, Acting U, 5, Director 
of Technical Cooperation in Saudi Arabia 


RON Ge Ns Ferguson, Chiel, Health and Sanitation vision 


SUIGL:  sonthly Aetirity Reports ~ September 19°3 


Gedtdgue 


This hag been the month of expectation, fhe new County Mrestor 
was expected but didnit arrive. ihe Minister of dealt was expected back 
from a long trip, but didn't arrive. The finak 195) budget was expected 
bub didn't arrive. “he ehief nurge for the division was ep ected, but 
never arrived. One of the two physicians requested was exceted, bul now 
dt ds learned that he will not cone, 


Yhere geens to be developing a better relationship between the Miniwtiry 
of Health and the Division. ihis has probably been caused by the fact that 
the Ministry is beginnine to believe that (CA may be of some help va it 
au evidenced by the luplementing of the quarantine station project agresient, 
Yhe presence of Tire Gubler aml He, Skrinde working In the Alalewy has teen 
uost helpful in this respeet. 

Juevath ons fumary’ 


RAMOS SU Oe PAGMRARARIERTEN Ip 0 Nn ml Ae NE 
Ae Progress 
It is assured that wca/d is expeditine the purchase of the dis» 
infeetlon equigient requasted iash months 


Mr, Skainde continued to work with inistey personnel on plans 
and specifioations to renovate the building for disiniesting. 


Dre dutler and fir, Skrinde are assisting in the iniertoy layout 
of the Laboratory building ai the quarantine station. 


it has been reported that smallpox broke out in homewardebound 
"egyptian pilgrims, ‘ravel restrictions ia ‘egypt end Lebanon for pllerins 
were inposed for a while, 


ae 


An Egyptian ship's doctor reported cases of smallpox in pilgrims 
boarding a ahip in Jidda, After a meeting with healsh authorities, iv 
wat sereod thal Uhe cases were “heat rash," 


Sone five turkish pilgrims were quaraxiined for 1h days because 
af a suepected caze of smallpox. No cases developed, 


3. Local, Participation 


The Ministry has sidli not completed arrangements for providing 
alequate power and water at the quarantine station. lowevar, the mainten+ 
ance engineer ls cooperating nicely in desiening layouts for laboratory 
and diginfeoting tuilding, Slowly the “wheels seem to be turnings" 


Ge ‘Training 


The Ministry refused to nominate the me: mentioned in last month's 
report for a scholarship to the American University of velzul, ib also 
refused to support the request of one of its emloyees te be granted a 
scholarship for Health iducation. These were disappointments for us. 

Now at the laet silnute the Ministry nominates vhres people for these 
scholarships, but thelr applications have not been received as yelb. Ib 
looks very doubiful if they can be processed in tine for enrollment, Av 
least the Ministry is now thinking about training. 


Program Development 


A DS150 for $2500.00 for the Maternal and child Health Project Agree+ 
mont was requested from UCA/W, dub no answer has been veceived, 


Miss Potter, Chief itwse, is still waiting in Beirut because housing 
ig not available heres Naturally nothing can be done on this project 
until personnel and funds arrive. ‘this project has been "on the fire! 
since last March. 


{he people now In charge of the Ministry seem almost incapable of 
making decisions, I+ is ramored that Prince Atdullah Faisel, Minister 
of Health, will return soon, so maybe move action will be teken then, 


General plans and specifications for hospital and sanatoria cone 
struction wore Loaned to a Swedish arehibect who is designing a sanateriun 
for the Minietry of Health to be built in Taif., He stated that thease were 
very helpful te bin. 


Lee AABN 


he Agreenenta executed 


None. 


oD 


bs Agreenents under current negotiation 


Saue as before = no action. 
Ge Implenentation of Agreements 

Refer to Operations Summary. 
De Rogeste 


None. 


Brogan Information 
Hothing. 

Technical Cooperation Frogram other than Point [Vv 
Hothing new to raporte 

Program Adtinistration 


the Mission received a target budget for 195), “ach division was 
requested to resubmit a proposed Wadget,which was done, After some dise 
eusalon the Country Director allocated £297,000 to the division exclusive 
of eight scholarships. 
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MEMOCANDUN (Os Me. GY, Ferguson, Chief, Health and Sanitation Division, TCA 
PROM: Jy Miles Sutler, Malariologist, Health awl Sanitation Division 


RE: Monthly Rovort « September 1953 


De, Awad stated on Aurust 5, 1953, that he would furnish us with a list 
of available materials on hand for the sossibie establishment of a Public 
Health Iaboratory at the Quarantine Station, As of this date, we have not 
received a report of his investigation, but he did inform me that some 
Laboratory material has arrived for the 540 and is still in customs. 


Nye Ferguson and I conferred with Ur. Shuman and asked for amd recedved 
permission to review and comment on the plans for the Public Uealth Laboratory 
before any bullding alterstions or installation of equiment vere made. 

I talked with Me. Abii, Project Engineer at SAG Guarantine Station, and 
he agreed to my suggestion that a seale drawing be made of the laboratory 
building as i now existe, He and Mr, Skrinde measured the building and 
Me Abii used the facilities of the TCA offlee to draft thie scale drawing 
in which he incorporated all of De. Plerro’s sugeestiona for remodeling and 
installing of equipment. 


T diseussed this seale plan with Dr. Pierre in the presence of 
Me, AbLli and Ye. Skrinde, and vith persistent tactfulnuess was able to 
convey my recomendations whieh were accepted by themy in turn, I had to 
agree with Dr. Plerre on most of his recommendations which have heen on 
record with the Mintotry of Health for sporeximately seven months. Although 
‘the laboratory building in ite present construction, and the recommendations 
of Dr. Plowve are not considered completely adequate in accordance with ideal, 
laboratory standards, I feel that it is objectively advisable te help SAG 
put this laboratery into overation as soon as possible in order to stimulate 
Laterest and grovthe 


Ye offered tuo Eudson Sprayers aul gome DDT to the iinistry of Nealth for 
fly contre] at the Quarantine Station as oreviously owtlined in my August 
aonthly report. We were informed by then that they have "fowd" sufficient 
DO? and equipwent at this time to handle the fly problem at the luarantine 
Station. 


On a visit te the WHO Malaria Offies in Jidda, I wis informed by Dr. Sultana 
Yamanl, that TGA's Buffalo Turbine Duster and DOT, which had been borrowed by 
the Ministry of Health during the fej for their fly control program in 
Megea, had been returned. I will service and inspect it on Saturday, September 26, 


EP, 


Jidda, Saudi Arable 


Septenber 27, 1953 


BEMORANDUM 
TOs Mr, G. %. Ferguson 


Chief, Health and Sanitation Division 
FROM: Rolf tT, Skrinde 


SUBJECT: Monthly Report ~ September 1953 


Ths month of September began with a flurry of activity at the Quaratie 
tine Station, A suspected outbreak of smallpox among a number of Pilerins 
from turkey vesulied in the quarantining of about LO persons temporarily. 
After one day, however, they were inspected by Ors Shuman, Hashem, Beitar, 
and Tamim, and all but five of the Turks were allowed to leaves There 
was some discussion as to how the quarantined Pilgrims were to be fed, 
which may have been an influential factor in their early release, The 
remaining five lurks were detained at the Station fer the approxinate 
smallpox incubation period of 1h days. 


T requested permission from Lr. fashen to DDY spray the Quarantine 
Station hospital area for fly control, bat it was nob granted, The fly 
problem is now much improved nevertheless, because of the good sanitation 
facilities and cooler weather. 


On September 15, Mr. Akili and I completed a redrawing of the map 
of the Quarantine Station. We added several structures formerly deleted, 
such as the lecation of the septic tanks and incinerators, All writing 
on this map ig in beth the Arable and Pnglish languages. On the blues 
prints we will show water and sewer Lines, using mlti-colored pencils 
for various size lines, Copies of the map will be distributed to several 
of the SAG ‘inkstry of Health personnel. 


f have submitted another draft on recomendations for reconstruction 
wotk on the Misinfection Building, Revielon is nevessary to include cost 
figures, Mrs Akili is assisting me on this task, but thus far we have had 
several differences of opinion as to the preposed alterations. As a SAG 
engineer, tir, Akili desires ninimum inprovenents involving minimm expense. 
Qn the other hand, we, representing {CA technology and TCA investment dn 
equipment for the building, are insisting that this building and auxiliary 
utilities be sufficient for the proper operation of the disinfection equip- 
mente I am quite sure that satisfactory agreements can be reached through 
our steadily improving relations. 


We have 


a2 


We have measured the Quarantine Station Medical Laberatery, and Hr. 
Akili has now completed a scale drawing of the building. On thie drawing 
are shown the alterations and plens for equipping the rooms as suggested 
by Drs Pierre, Consultation between Trs. Butler and Pierre have resulted 
in minor changes to the plans, with the understonding that Dr, Uvtler will 
occupy the building with Br. Mlerre. 

Since I an assicned to the SAG Ministry of Health, I have been spend 
ing more and more time ab the office provided for me in the Quarantine 
Station, tr, Hashem has etated thet he will provide a fan for the office. 
Mey AMLLL and T havo been involved in several other engineering activities 
apart from the Quarantine Station. Ve spent one day repairing fr, Perre!'s 
electrle Lighting system in the anaviment provided for hin by the Saudi. 
4rablen Government, A break in the water pipe leading to the pier at the 
harbor is presews?, being repaired, He ave alse beilding a 3,006 gallon 
conerets vater tank for the SAG hospital, 





A letter hag been Clapatchad to Washington Inquiring as Ww the status 
of the Guarantine Station equipment purchase. 
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Tade again Uustrates the stage of develennes’ in wich we find 
the Ministey of Health. 


JADunaway 
GFergusonspm (draft dated 9/20/53 ~ typed 9/23/53) 


idda, Sadi Arabla 


Seplenber 3, 1903 





day John A. cumanay, Acting U, 5, Director of 
Tethnical cooperation dn audi Aravia 


FRes Ge ve Perguaon, Unlef, lealth and Canitavion Division 


ULGE: = Monthly Activity Neport » August 1953 


gritiges 


yhis was tho sonth of he Hadj ané as ea resul contacts wlth the 
Ministry wore reduced considerably as the officials claimed to be busy 
with problems of the fladj. 


the Ministry opened the contagious digease hospital ai the Quarantine 
Station even Ghough there was no electsle power nor water available, 
There were as many as twelve saallpox and seven meningitis cases thera 
at the same tine, All were Saidis, One Hadji (pligrin) ie iere now as 
a suspected case of smallpox, fi. Skrinde, who is assigned to the fuare 
awitine Station project, has been of help ic the Ministry in dprovising 
methods of getting the staiden some power end valor, 





A 


the Division has been handicapped by the recall of Jr, Neil uringk 
and by the delay of Mies deamnetie Potter, which has been caused by the 
lack of quarters for hor. 


‘the delay in receiving a budget naturally retards the work of the 
whole dission, shis hes been further complicated by the fact thal iv is 
& iiiesion policy to walt for a budget before clscussing projects with 
ine host government, this makes 1t impossible to report a accurate 
estlnate of $40 contributions to cagh projeci.e hese esbluaves are ree 
quired in the justification of the 195k budget, 


Operatlon Suscary 
Ay Progrega 


Work on the Guerentine Station project is uvaceeding slowly but 
satisfactorily. ‘eneral speciMoations for the autoclaves, bodlers and 
aceessories heve been sent to washington with a request to have detailed 
specifications written there. sr. Skrinde is helping inproviee fucili- 
ties because the hogpital de being operated before utilities are coupleted. 





Be Logal Participation 


the tinistry has not completed arrangenents for providing adequate 
power and water at the Cuarantine Station. ihe minisury has a chief maln~ 
tenance engineer on the job, but he has nol been peld in two or three 
months so he may quit before long. 


Ge Training 


the Chief of the Preventive ‘edicine Vivision and the Ohief of 
the Cuarantine Services are both interested in cetting a leader srant 
to observe public health work in lhe States, fiowever, it will be neces- 
gas: to discuss this with the leputy Minister. (:he ‘Gnister le on an 
extended trip abroad for various reasons.) ihe Chief of Preventive 
Medicine is ow official contact with the Jinistry, bul because of the 
nature of thie ease, ii will be necessary te ses Lhe ieputy Sinister who 
lives in Mecca, 


The finistry told us thal chey had no candidates for scholarship 
for the America Universiiy of leirut. when our “ivision found a good 
vandidate, working for the ‘inistry of Minanes, he went to the “inlstry 
of Health to discuss this scholarship, the sinistry clalmed it could pay 
only 500 Riyals to this man, who was getting 00 as an interpreter, so 
vhe deal almost fell through, However, the men went at his own expense 
to A,ii.i, and states he was accepted, fie hag revurned aid now the two 
Hinistvies are agreeing to solve the problem, and the aun may yel yo to 
AeUeie this incident shows the need of betvier personnel management in 
the iinistiry and the establishment of « pay scale that will aviwact 
éesirsble young Gaudis. 


Progr ait bevelopment 


The iesien received a target figure for the fiscal year 195k and 
now atteupts are being made to divide it up by civigious, Ly ihe Uae 
a firm final budget is received the year will be wore tan a quarver 
passed, At thie late date it seems incredible that justifications have 
vo be wade and thal now we musi discuss with the dnisiry what ib wild 
conlribube to various projects under consideration, sowever, Us jwoe 
cacure la made necessary because of a Mission policy of not discussing 
projects in mich detail until the tiviston knows exastly woal badget Lt 
has been allocated, ‘vhis prosedure makes it inpessibie wo report reason. 
ably agourate astimates of the Ministwy's contrioulions as requested by 


POA he 


Beemse the siseloa has not provided suifisient housing, 1% has been 
necessary to hold mise Jeannette | — in baghdad, thie Givision has 
been paying hor salary ainve duly firs 





the development of viral sanitavion pragras eulfered a setvask when 
‘ire Heil Urinck was reealled because of an incident with bis houseboy, in 
which a gun was involved, 


Dre Subtle r has continued hie contacie with che Yi) Salarla centro). 
‘eat, We has also been working with the tiinistry, leadin: toward a 
project agreement for the establishment of a public heal Laboratory. 


Agreenonts and iequeste 
A. Agreements ixecuted + ‘one, 
He Agreenents under Current Hegotdation 


Ho action, Adminiptration requiriay thet division wail for vie 
budget. 


Ce amlenentatlon of Agrecivents 
Refer to Operaitong Summary, 


De Regrests ~ None, 


Progra {nformation 


See attached copy of br. Slrindety yeport. fc vives some ineight on 
how casual the fiinkstry regards diseases tia cai be praventiudy 


Tegiuiteg, Comperstion Cnogras other tien bent, 1 

Nothing vw report. 
Program Advts ton 

A. Yt Ja ranored that another secretury is to arrive, bub ualortmately 
two are leaving. ‘Thus the secretarial st uation gets worse instead of 


better, 


There was a change in cr position of 'xocutive officer, cad next 
mon there is to be @ change in dhe position of vonaiy ilosecor, 


there la stil no news as to when wibher of Ue two vacanclen for 
physlelans wild be fied, 


wie l a 
UNV er gusanre 4. 


Avtathient « 
Skrinde report 


fUidi, coup) dad 


EMO RMOV Ny Me Ge ly Parguson, Jale?, health oat Sudtrtion Obviston 
“Hh Solf tT, ckelads 


my Sapbhly seooek, dagass, 1955 


Sagrlig the vead devaral wages, bos ada andere fis Sy 
inatallatben ay basiwwauiy dilidbios ub tue auutanthis owidan. Via 
luguat 5, bs ALIA ant 2 digsavesal hil uke isolatloa cages vara balng 
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eit ome 


tl, Se Public Health Service asked us to ereanga with the 
Mindatey of Health for the visit of Dr. eaea Agurin of the 
Naniia uarantine Service for the purpose of cbseryation and 
learning about prectiaas in Seudi Arabia. A vaguest to grand 
permission for Dr, Agurin's visit has bson foruarded to the 
proper authorities byt anprowl has ag yet not been given. 
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Country clearance was given for Mrs. Neil Brinek by cable 
on April Li, On May 22 wa eabled for inform tion rewarding E BTA 
of Mra. Brinck, © June 1, the Mvision of International Health 
of the Publie Health -erviee wrote that Mrs. Sringk was nob at 
address listed at Division. Mr. Brinck asserta that proper address 
vad Lett with the Division, 1 cannot be boo stronrly emphasized 
that these axpariencss ara exbreusly detrimanty] to morale of 


empl OY HSS 


With en increase in the number of technicians, the need 
for additional secretarial help becomes more acute, but stil) 
no neve of additional secretarial help. 


This Division cannot help but be affected by the extromely 
jow morale of the entire Mission. It does not seem that morale 
gan sink much lower, It ig hoped that we have reached the 
darkness before the deyn, Time alone will tell, 


TECHNICAL COOPERATION ADMINISTRATION 
Jidda, Saudi Arabia 


RESTRICTED June 3, 1953 


MEMCRANDUM TO: Mr, Jobn A. Dunaway, Acting U.S, Director 
of Technical Cooperation in Saudi Arabia 


FROM: G, % Ferguson 
Chief, Health and Sanitation Division, TCA 


SUBJECT: Monthly Program Summary ~ May 1953 


Critique 


The Secretary General came to cur offices and made a strong plea 
for us to arrive at a decision on the Ministry's request for assis/ance 
on the quarantine station. If TCA could not or would not help on this 
project, the Ministry wanted to know soon so that cther plans could be 
made because it was absolutely necessary to finish the station as scon 
as possible, 


The Chief of the Division was called to Geneva to attend a meeting 
of representatives of the Seudi Arabian Government, WHO, and FHS to 
discuss the quarantine station, Final agreetient there was the same as 
proposed by this division three months ago. However, now funds are not 
available for this project unless permission is received to cancel the 
purchase of medical supplies for the Asir, In addition, 1CA/W's approval 
on decision reached in Geneva has not been received yet, Therefore, no 
answer can be given SAG's request for a decision on this project, SAG 
refuses to discuss any other project until a decision is reached, Henee 
the sum total of progress this month is again zero, 


Operations Summary 
(a) Progress 


(1) Representatives of SAG, WHO, PHS, and TCA met in Geneva 
and reached agreement on the type and size of equipment to be ine 
stalled in the building for disinfecting at the quarantine station. 
However, approval has not been received from TCA/W to sign this 


project agreement. 


(2) SAG refuses to diseuss any other project agreewent until 
decision is reached on the quarantine station project apreenent, 


a msn e 
Be 


(Monthly Program Summary, May 1953, Health and Sanitation Division) 


(b) Local Participation 


Since there are no projects signed, there has naturally been 
no country participation. 


(c) Training 
No action. 


Propram Development 


The Ministry of Health refuses to discuss anything until TCA comes 
to a decision on the quarantine station, 


Agreements and Requests 

(a) Agreements Executed 
None, 

(b) Agreements under Current Negotiation 
No new action — sate as last month, 

(c) Implenentation of Agreements 
Nothing. 

(4) Requests 
None, 

Program Information 

Nothing. 

Technical Cooperation !rograms other than loint 4 





(a) Dv. Noller from the WHO Regional Office visited TCA's offices 
and made an inspection trip of the quarantine station, Tt is believed 
that he was here as to tuberculosis consultant, 


(b) Dr. Daggey from ARAMCO visited our offices and invited us to 
come to Dhahran to inspect health work carried on by ARAMCO, He was in 
Jidda to diseuss the Ministry of Health participation in the malaria 
control progrem carried on by ARAMCO, He listed examples of various 
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people doing health work without the Ministry of Nealth knowing about it 
and urged the Minister to call 4 meeting to coordinate these efforts, 
TCA heartily endorses this idea, 


Fro Administration 


No comments will be made concerning these difficulties because 
previous remarks have brought no change in the situation. ‘Suffice to say 
that there has been no improvement. In fact the TCA/W's proposed 
budget for FY-54 repudiates the health program agreement and in so 
doing multiplies our difficulties of operation, 


GWFerguson:djh RESTRICTED 


TRCRNICAL COOPEEATION AOMIBISTSAT ION 
Jidda, Ssudi Arabia 


RESTRICTED May 2, 1953. 


MANCRANDUM TOs Mr, John A. Dunaway 
Acting U. S. Director of 
Technical Cooperation in Saudi Arabia 


FROM: Gerald W. Ferguson, Chief 
Health and Senitation Division 


RE: Monthly Program Summary - April, 1953 


The Seeretery General of the Ministry of Health ealled at our office 
to say he wes a messenger from the Minister of Health, who asked that 
TA withdraw the Health and Sanitation Division because 1% seemed evident 
that we would not or could not help in any projects which the Ministry 
of Health was interested in, Following a meeting with the Minister of 
Health and the Secretary General, this request was held in abeyance, 
However, ovr status here is still uncertain heceuse no projects agreeable 
to the Ministry of Health have been signed, and no work has been started 
by this division, We are still awaiting permission from TCA/Washington 
te sign a project agreement for the strengthening of the quarantine 
services of the Ministry of Health, Much preliminary paper work has heen 
accomplished on four major projects, but the net result for actual work 
done this month is zero. Time is running out for the llealth and Sanitation 
Division. We must aequiesce tc seme of the demands of the Ministry of 
Health if we hope to gain time and to modify the Ministry of Health's 
requests to more nearly meet American public health practices, 


Qoerations Summary 
(a) Progress 


(1) ?CA/Nashington has approved a project agreevent for the 
assignnent of a Public Health Nurse to supervise and organize nursing 
activities in a maternal and child boalth clinic to be established in 
Jidda by the Ministry of Health. Howover, our Idalsen “fficer advises 
that this be held in abeyance until ons of the major projects requested 
by the Ministry of Health has been signed, 


(2) Finally the Ministry of Health is now sending us weekly 
health staticsties, This had been recucsted by us several weeks ago. 


(3) Dr. Bevis 
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(3) Dr. Bevis from TCA/Jordan was here for consultation on the 
request of the Ministry of Health for assistance in establishing a laboratory 
for the manvfacture of vaccines, 


(4) The project agreement for the’strengthening of the quarantine 
services is held up awaiting the decision of the U. 8. Public Health Service 
and the World Health Orgenization regarding the type of oquipmont to be 
installed in the building to be used for disinfecting. This decision is 
necessary in order te estimate the amount of money needed for this project, 
Because it takes so long to start any project, and there is so mich paper 
work involved, it has been decided to carry on a: demonstrational rural, 
sanitation project in an area near Jidda without requesting the Ministry 
of Health to contribute at this time, It is anticipated that after work 
has started that a joint find agreement will be draw up and presented 
to the Ministry of Health in an effort to get the Seudis to contribute 
to this project, 


(b) Local Participation 


Sinee we have no projects signed, there has noturally beén 
no country participation. i 


(c) Training 


No action, 


Progrem Development 


encanta 


Further planning is practically useless mtil we sign some project 
agreements and start producing, The Ministry of Uealth does not want 
nore planning and telling «= 1% wants some action, 


Agreements and Requests 
(a) Agreements Executed 
None. 


(b) Agroonente under Curment Negobivtion 


(1) Project agreement to strengthen the quarantine services 
and to enhance the public health program of thd Ministry of Health has 
been sent to Washington for approval. The Ministry of Health has given 
verbal approvel of this project, 


(2) Project agreement for the avsigument of a Chief Public 


Health 
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Health Nurse to supervise and orgenize nursing activities in a maternal 
and child health elinie in Jidda bas been approved by TCA/Vashington 
and now awaits signing. lowever, this is being held up on the advieo 
of our Ligison Officer, 


(3) Froject agreement for the expansion of the immunization 
program has been rewritten and will be sent to Weshington for approval, 
The Saudis have given verbal approval of this prefect, 


(4) Demonstrational project for the ecnatruction of sanitary 
facilities and protection of wter suppliers in villages in the Jidda ares 
is being held up for the time being, but work on this idea will be started 
soon because it is believed demonstrations cen be carried on under the 
country agreement, 








(c) Zap '_Agrooments 


As no project agreements have been signed, thero has teen 
no implementation. 


(a) Requests 







for hel» wrtel. we 


The Ministry of Pealth has stopped acki: 
. Be 


Yr previous regu 





apree to 





Fropram Inf 
No comment, 


Technical Cooperation Yrograns other than Point 2 


Riper ciate ann 


This office dees not knew cf any new projects being carried on by other 
organizations, ‘ 


Frogran idiinistretion 


This division still dees rot have adequate personnel. We have beon in 
operation six months and sc far only one cther person besides the Chief 
bas reported for duty. The seeretarial help for the entive Mesion is stall 
tnadequete, 





We have reecived infora:tion that porsome! for the Asir project will be 
contracted for, Therefore, the Country Director requested that this division 
reduce one job fron its personnel pettern, 

TCA/Washington still gives incorrect information concerning the housing 


situation 
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situation hore. The giving of this ineorreet information deer not add 

to the vorale of newly arrived technicians, especially when they find that 
in order te live in Mission-furnished quarters they yust go on the open 
market and buy six to seven hundred dollar's worth of household incidentals 
which they left in the United States on advice of TMA/Hachington, 


TCA/Saudi Arabia 
Gi erguson:djh 


RESTRICTED 
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TECHNICAL COOPERATION ADMINISTRATION 
Jidda, Saudi Arabla 


RESTAECTED April 1, 1953 


MEMORANDIM TO: John A. Dunavay 
Acting U. S. Director of 
Technical Cooperation in Saudi Arabia 


FROM: Gerald ¥. Ferguson, Chief 
Health and Sanitation Division 


Ru: Monthly Progra; Swamary ~ Hareh, 1953 


Critique 


The Ministry of Heslth has appointed Dr. Alara Shouwan as our contect 
nen with the Ministry of Health. Sinee his office is in Jidda, this 
appointment has facilitated our dealings with the Ministry. 


The entire proposed health program has been seriously handicapped 
this sonth because the Ministry of Heslth believed that we would present 
a projeot agreement for equipping the disinfecting bullding of the 
quarantine station for signature by then and TCA, ‘“nfortunately, we 
have not received approval from ashington to sign this agreement, As 
a result, the Ministry does not wish to discuss our moertaking any other 
projects mtil this agreement has been simed. 





Sperations Summary 


a Pro 8 


Visits were made at the water system for Jidda and basic 
informtion vas collected. It is hoped that we may assist the Vater 
Commission in future planning for the city, 


A systen of newspaper eclipsing wes instituted. Now we are sble 
to have a file on all health news published in the local papers, As a 
result, we learned that the Ministry of Health was accepting bids for tho 
eonstruetion of a new hospite] in Uldda. Since their attitude is that TCA 
should be concerned only with projects in which TCA money is advanced, we 
seldom are told of any health plans to which we «re not contributing finan- 
elally. 


’ program agreement hag besn prepared which enlis for the 
assigning of a public health nurse to the Ministry for organizing and 
suvervislag nursing aetivities in a maternal and child health elinie to be 
established in Jidda, ‘Je have eablei for permission to sign this agreement 
but have received no answer as yok. 


» @ _SSmceD = 


Investi-ated 9 rumor that there vas an epidemic of smallpox in Jidda. 
The Ministry finally admitted that there vere a’ fev" more case than they 
normally experience during this season, It was stated that they did not 
consider it worth while notifying International authorities of this epidemic. 
(This item is quite deseriptive of their attitude on public health.) 


ve still have nob received lists published weekly containing health 
atatisties, Therefore, we are now receiving discarded copies from the 
Eubas sy 

Pictures vere taken of the quarantine station and forwarded to 
Vashington. 


A list of books printed in English, Freneh and ‘rahie, covering 
the subject of miblie health is being prepared so that we may ensver the 
request of the Ministry of Health for assistence in establi shing a health 
librery. 


Several menbers of the Regional Office of the Yorld Health Organiazetion 
at Alexandria, gypt, visiting Saudi ‘rable, stopped at ow’ office for 
conferences, ‘a attended « dinner party given by the Minister of We-ith 
in honor of fr. Shousha, who ig Regional Director of the WH. 






+ 


b. oval Porticipation 


Since we have no projets signe 
from Vashington for two of the projects 
country participation. 






nmuaiting ansroval 
Bhy the are has ¢ naturally been no 








c. Training 
iio setion. 
Eeozram Davelornent 


In cooperation with the Yorld Heelth Grganiaction, ve era suggesting 


that the Saudi ‘rabian Government esteblish a National vealth ‘dvisory 
Comet on whieh WHO and TCA will have rapresentstion, 


Sereements and Requesta 
a» Agreements Executed | 
None. 
b. Agreements Under Current Negotiation 
1. detablishnent of « Public Health laboratory at Jidda, 


which vould include training of technicians, etill avaits 
developments at the new Quarantine Station. 








2. Ho action has been taken on the privy building program 
wuitil the project agreements on the quarantine station 
and asternal and child health clinic sre simed, This 
polley is in accordance with advices given us by the 
Taison %fficer, 


3. Te establishment of a laboratory for the manufacture 
of vaceines has receivad no acti this month, 


4. The project agreenont for the establishment of a vate-nel 
and child health clinie has been prenered in final form 
after consultation with the Ministry of Heslth and, 
according to recent instructions, ve have cabled TOA AI 
for parmizzion to sign this agreement. 


S. The project agreement for the completion of the building 
for disinfection at the new querantine stetion still avalts 
roa’! approval, ‘le are datly recefving requects fron the 
Ministry of Health as to why we have not sleacd this agreo~ 
ment. 


tation of igreenents 





As no proj ct agreements have been sipnad, problems 
are covered in item b above. 


d, fecuasts 
solo 


teetiai 








A request was reegived from the idnistry of Ne lth for 
asaistence in establishing a motical library in Jidda. A list 
of books written in Arable, “nglish end “rench,on the subject 
of public hewlth ig being compiled for srasentation to the 
“inister, The Ambassador and Country Mrsetor have advised 
that this "project" be handled very cautiously in view of past 
experiencas in attempts to areste Uibraries in tudi Arabia, 


Propran Tnformation 
EECRTAS eRioime bron 
de of monthly Issue of Cublic Neelth Reports uss sent to the Ministry, 


in addition to a expy of “Comumlooble Diseases In “en”, a publieetion of 
the Averican Public Health Assoelation, 








Technion) Coope-ntion frowrans Other Than Point 4. 


tre Thousha and Mr, Sreoks of “0's Regional Office at Slexondirda 
visited our offices and diseussed WHO's provramg in ‘andi ira anid 
requested information on TGA hsalth programs here. Both organiantions 
agree that it would ba wise to advise the daudi crebian Goverment to 
estublish a Natisnal fleslth Advisory Council, Tt wes felt thet those 
diseusclons vera extremely fruitful. 
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vis 





Program Adninistr:tion 


Mr. Neil Brinck arrived on Varch 31, end nov the fivision has two 
people. 


£4 


ptloa for the nurse to bs assigned to the Ministry of 
he Matemal end Child Heelth Clinie vw: iften and 
to Vashineton, 










atrat ion 








AMA fy) 


File 1 - —— — Hep at atiaaais 





SUNIC@AL GQGPPRAITON ADMINIS RATION 


RESERICLED Jidda, Sandi Arabia 
Mareh 1, 1963. 
HUMOR ANDOS 





ue. dobn A, Dunaway, Aching V. 5. Myreetor of 
Yeolnical Cooperation in Saudi Arabia, 


MMe Be. Gerald W. ferguson, Chief, Health and 
snitation Division 


EX: Hoathly Report ~ February, 1993. 


Ll Grdtdgue 


fa) (1) che work was handicapped because the Secretary 
General of the vinistry of lealth failec ta most with us afler saver al 
requests were wade for auch a meetings No @planabioa can be found for 
hie action except he is dissatisfied with our abiitude regarding the 
proposed Laboratory for the manufacture of vaccines, 





Bide Sumery 
(a} Progress 


(i) An offielal dinner was given in honor of 
UH Mrince Abdullah Faisal, Muteter of Health, at which there were 
fourteen people present frou the Mintatry, Varia Health Organization, 
and the “daesion, 


{2} vs have heard informally thai the Mintstry of 
He abs Lanes te nove somt of ite offices frou Meeca to Jidda in the near 
will greatly asaiat us in communicating with Ue 





(3) A project for the completion of the diginfest ing 
uullding al ike new quarantine elation wes dlgeugsed and stepa were token 
jeading Lo a project aprecment, ‘The government hes apent 10,000,000 
Yiyala and hag ellecsted 2,000,000 mare, TCA's soutribution will be 
£100,000 or laws. 


(h) we ere 


@ = sso ® 
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$k) We are still awaiting for personne) 
months ago, lialaria gontrol supplies including transportation 
requested Jctober 2, 1952, have not arrived yet. 


(b) local Participation 


(1) No prajects signed » Ho country participation 
yet. 


{a} ‘Traundng 


(1) The Hinistry has subettted the name of three 
young doctors whoa the Ministry wishes to receive extra iraiuing, bab 
no appliestions have bean recelved aa yet. 


BWbelid Vrogran Developiment 


hone 


Hk jgreanonts and Hequasts 
(2) Agresments Kxacubed 
(1) None 
(ub) {e) Agreements Under Current Negotiation 


(i) "ietablishweal af a Public Laboratory at Jidda 
Which Would inolude ivaining of Yevhnluians" 
is beliy delayed in order to wee Uf Lt can be 
inghided in the new quaraitine station 


(2) ‘the privy bullding program is not being puahed 
by ue because of Lusk af peruouied, nar by bhe 
goverment bedause of lack of intersat, 


(3) Pile Gaba i het ob ao Kaboralury for bag aia 
faclure of Yactinay" iy not belng prished by WA 

be ot tack of luberesl, oe ave aval blag 
nibulas iar of ough plate tur tbe bal lding 


fur eblinly aid Gong ete, 
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‘h) <he project agreement for "The Retaliliishwmtof 
a Maternal and Child Health Clinie" was subalited 
to the government becauge of interest shown by the 
“nie? of the Mvision of Preventive Hedioine of 
the Ministry, 


‘thig project is being held up because we have not 
twen able to obbain a meeting with the Seoretary 
General to (iseuss thie and other Ltens, 


(5) She project agreement for the "Completion of the 
‘uilding for Mainfectation at the New Quarantine 
station" has been submitied to tbe government far 
comments , 


4 pequest was reaetved for aygistanue In completing 
the Hadinleching bulidiig al the now quarantine slailon, 


oe 


Sed gh Program bifopwavton 
{dG} iby Jiuary isa of the rublie tiealvh 
Mablic Health Sarvice was fauarded as 


fooravary iienerdd of the sinistey 
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(4) che Ward ldalth Jipeitigas ia 
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